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CONSTRUCTION ACTIVITIES 


We are entering the new year with a total of 1 projects, valued 

at $70,793,000 underway. A significant addition to our field con- 
struction will be made shortly with the award of a new major 
Interstate Route 295 construction contract. The contract will cover 
nearly two additional miles of the interstate route in Deptford 


and West Deptford Townships, Gloucester County. 


This project will overlap a 6.) mile section of Route 295 which 
is under construction from Warwick Road in Lawnside to Broadway 
in Deptford Township. Further details and a supplementary map are 


included in this report. 


We are scheduled to receive bids tomorrow on the modernization of 
more than three miles of Route 73, between Route 130 and the Route 
38 traffic circle in Burlington County. The route will be com 
pletely dualized and ten new jug-handles provide for a safe off- 


the-road left turn movements. 


A contract for nearly 100% reconstruction of the, present interchange 
of Route 73 with Route 130 is scheduled for January 20 bidding. . 
The combination of these two projects, each further explained else- 
where in this report, should contribute greatly to the relief of 


traffic congestion in this area. 
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CONSTRUCTION ACTIVITIES, contd. 


During the past month we were also able to schedule bids for the 
long needed replacement of the Lehigh Valley Railroad Bridge on 


Route 82 (Morris Avenue) in Union Township, Union County. 


The present structure provides room for only two lanes of highway 
traffic, creating a bottleneck in that four lanes are available 


for traffic within a relatively short distance of the bridge. 


As part of the contract we will widen the highway and carry the 


four lanes completely through this area. 
ROUTE 21 FREEWAY 


In mid-December, the Department opened another 1.3 miles of the 
new Route 21 Freeway in Essex County to traffic. This makes a 
total of 3.5 miles of proposed 11 mile Newark to Paterson Freeway 


completed with another 1.8 miles presently under construction. 


The newly opened section extends from Roosevelt Avenue in Belle- 
ville to Highfield Lane in Nutley and consists of two 38-foot wide 
3-lane roadways flanked by ten foot wide hard surfaced shoulders. 
The roadways are separated by a ten foot wide center island. As 
an additional safety measure a two foot high steel beam barrier is 


located in the center island and runs the full length of the project. 
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Digitized by the Internet Archive 
in 2023 with funding from 
TPF-5(442) Transportation Research and Connectivity Pooled Fund Study Digitization Project 


https://archive.org/details/njshd-monthly- 1960-01-12 


ROUTE 21 FREEWAY, contd. 


Early Route 21 Freeway construction extended the freeway 1.2 

miles north from Clay Street, Newark, to Herbert Place in Newark. 
Between Herbert Place and William Street, Belleville, another 

1.2 miles, existing Main Street will be utilized to handle south- 
bound traffic and a new roadway constructed for northbound vehicles. 


Necessary right-of-way acquisition is slated for the near future. 


The one mile of new freeway from William Street to Roosevelt 
Avenue, Belleville, was opened in the Fall of 1958 and adjoins this 


section opened last month. 


The current construction will extend the freeway as far as South 
Parkway in Clifton and includes a complete interchange with exist- 
ing Route 3. Engineering studies to determine alignment possibili- 


ties north of this point are now actively being pursued. 
ROUTE 208 COMPLETIONS 


The completion of two Route 208 contracts undertaken as part of the 
Federal Aid Emergency Program resulted early last month in our 

opening an additional 3.9 miles of Route 208 in Bergen County. The 
completed section extends from Colonial Road, Franklin Lakes, south- 


erly toCedar Hill Road in Wyckoff. 
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ROUTE 208 COMPLETIONS, contd. 


An additional one mile section that will carry the completed road- 


way to Goffle Road, Hawthorne, will be opened later this month. 


In order that the greatest possible safety factors can be provided 
at the various intersections along the completed roadway until such 
time as scheduled overpasses can be built we are installing tem- 


porary traffic signals. 


Construction of the overpass bridges is planned to begin this Spring. 
This construction will not interfere with traffic using the new 


NEW EQUIPMENT 


The Department's Soils Bureau have contracted for a new device 
expected to open the way for greater control of compaction density 


on construction projects. 


The Soils Bureau, in addition to contributing to basic pavement 
designs, is also required to perform field checks to establish the 
density obtained in the compaction of roadway pavement sub-grades, 
The current method involves removal of cores from the sub-grade and 


laboratory testing in order that the attained density can be computed. 
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NEW EQUIPMENT, contd. 


The proposed new device will eliminate the necessity for removing 
the compacted material and the entire process will be speeded up 


considerably. 


The new device operates on the following principle: Gamma rays 

are emitted from a radio-active source (in this case Cesium 137) 
placed on the material of which the density is required. A sensi- 
tive scaler counts the number of gamma rays returning after colli- 
sion with the electrons in the outer orbits of the atoms comprising 
the material. As the material becomes more dense, the number of 
returning rays is reduced. The wet density in pounds per cubic 


foot can then be read directly from a correlated curve. 


Licenses for supervision of the machine's operations have been 
obtained from the Atomic Energy Commission. Detection badges will 
be worn by operating personnel. These will be developed period- 
ically by the New Jersey Department of Health, which will also set 
up such controls and procedures for operation of the device as are 


considered necessary. 
ROUTE 1 TRAFFIC SIGNALS 


Synchronization of the 32 separate traffic signal installations 
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ROUTE 1 TRAFFIC SIGNALS, contd. 


at intersecting roads and jug-handle turnarounds on the 19 miles 
of Route 1, between Trenton and New Brunswick, was effected early 


this month. 


Drivers using this recently modernized section of highway can now 
reasonably expect to make the entire distance at 50 m.p.h. without 


being stopped by a red signal. 


Although added convenience to drivers will be the most apparent 

result, we expect an increased measure of safety through a reduc- 
tion in the speed differential of vehicles, fewer standing stops 
on roadways, and a curb on the tendency of drivers to exceed the 


speed limit. 


If there are normal side road demands on the signals, speeders 


may very well have to stop at practically every signal installation. 
CIVIL DEFENSE FILM 


The majority of the Department's bureau and division heads this 


month viewed a film entitled "Mission Fall-Out", 


CIVIL DEFENSE FILM, contd. 


The showing was initiated by the Federal Bureau of Public Roads 
in the interest of acquainting responsible departmental person- 
nel with the training technique, methods and equipment used in 


the detection of nuclear fission fall-out. 
PUBLIC HEARINGS 


On January 6 Highway Department engineers conducted a public hear- 
ing in Secaucus to explain plans for a new Route 3 bridge over the 


Hackensack River between Hudson and Bergen Counties. 


The proposals include a new bridge to carry all westbound Route 3 
traffic; complete revision of the present Route 3-Route 20 inter- 
change; and an improvement of the interchange west of the river 

with Grace Street and several other local thoroughfares. The new 


bridge will be located 900 feet north of the existing structure. 


Further details and a map showing the overall project is included 


elsewhere in this report. 


Later this month, on January 27, a public hearing will be held 
in Paramus. This will cover plans for a new Route 17 overpass 


interchange proposed for Ridgewood Avenue in Paramus. 
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PUBLIC HEARINGS, contd. 


This construction would result in completion of the Route 17 
center island closing program between Route l; and Ridgewood 


Avenue, a distance of about two miles. 
CHILDREN'S CHRISTMAS PARTY 


The sixth annual Children's Christmas Party sponsored by the Com 
missioner was held in the Highway Department cafeteria on the 


afternoon of December 23, 


An estimated 350 youngsters attended to receive gifts from Santa 


Claus and viewed a special "Bertie the Bunyip" puppet show. 


Photographs showing the extent of the attendance and reactions of 


the youngsters are included in this report. 
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MEETINGS 


In addition to the routine staff and other meetings, the following 


are a few of the conferences and meetings held during the month: 


Dec. 8 - 


Dec. 9 — 


Dec.10 - 


Dec oly — 


Review of budget requests with various Departmental 


Division and Bureau heads. 


Aerial flight over proposed new airport site in Morris 


C ounty ° 


Attended annual luncheon meeting of the Associated General 


Contractors organization in Trenton. 


Afternoon meeting in New York with representatives of the 


Port of New York Authority and Central Railroad. 


Review of the proposed Hudson and Manhattan tie-in with the 


Central and Pennsylvania Railroads. 


Meeting with Mr. Browley of the Delaware River Port Authority 
for a discussion of transit problems and areas of cooperation 


between the Port Authority and the Highway Department. 


Attended luncheon meeting at the Essex House for presentation 


of the Morris County airport plan by the Port of New York 


Authority. 
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MEETINGS, contd. 


Dec. 15 = Visited by Mr. C. Allen Keith of the Philadelphia Inquirer 


concerning Camden-Philadelphia transit. 


Attended cabinet meeting. 


Dec. 16 ~ Meeting in the Governor's office. 


Dec. 17 = Met with Federal Bureau of Public Roads administrators in 


Washington, D.C. 


Dec. 18 = Departmental budget hearing conducted by the State Budget 


Director in the State House. 


Dec, 23 = Visited by Senator Haines, of Burlington County, re State 


Aid funds and other matters pertinent to his home county. 


Dec. 28 = Met with Counsels Towe and McChester, representing aJ1 
railroads concerning advertising on railroad bridges and 


overhead clearances, 


Jan. 5 = Visited by representatives of the Passaic Valley Sewerage 
Commission for a discussion of matters pertaining to our 
Route 21 Freeway construction as related to the sewerage 


system and certain replacements. 


Jan. 5 s= Afternoon meeting in New York with representatives of 


various railroads. 


Jan. 6 - Attended meeting in Washington, D.C., with Federal Highway 


administrators re Essex East-West Freeway and other matters. 
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MEETINGS, contd. 


Jan. 8 - Afternoon TV recording session for January 17 Governor's 


programe 


Jan. ll- Met in Princeton with Messrs. Tobin and Gilman of the Port 
of New York Authority re mass transportation and double 


decking of George Washington Bridge. 


Meeting in the Governor's office with Attorney General and 
Garden State Parkway representatives concerning distribution 


of police cooperation. 


Jan. 12=- Attended opening ceremonies of the new Legislature and 


various related meetings. 
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CONSTRUCTION BIDS RECEIVED 


Dec. 30 = Route U.S. 1 Balustrades 
Reconstruction at Oakland Avenue 
Jersey City, Hudson County. 
Kuchar Bros., Montvale $ 26,495.00 


Jane 5 = Route 295 
Grading, Paving and Bridges 
Townships of Deptford and West 
Deptford, Gloucester County. 


*Public Constructors, Inc., Blackwood 3,116,053.75 
Total Construction Bids Received $ 3,142,548.75 


#*Indicates low bidder 
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CONTRACTS AWARDED 


Dec. 


Dec. 


Dec. 


Jane 


Palisades Interstate Parkway 


Demolition of buildings - Burnett Property 


Alpine, Bergen County. 


Ve Ottilio & Sons, Paterson 


Route U.S. 1 & 9 Improvements 
Closing islend openings, turnarounds 
Edison and Madison Townships, 
Sayreville, Middlesex County. 


Halecrest Company , Metuchen 


Burnt Tavern Road Improvement 
Route 70 to Route 88 

Brick Township and Point Pleasant 
Ocean County. 


South Jersey Construction Co., Riverside 


Route U.S. 1 Balustrades 
Reconstruction at Oakland Avenue 
Jersey City, Hudson County. 


Kuchar BroSey Montvale 
Total Contracts Awarded 
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$ 29,600.00 


451555655 


108,338.00 


26 1195.00 
$ 615,987.55 
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BIDS TO BE RECEIVED 


Jan. 13 = 


Jane 


Jane 


Jane 


Jane 


13 


20 


20 


20 


Old Hook Road Reconstruction 
Valley Avenue to Jefferson Avenue 
Westwood, Bergen County. 


Route 73 Widening and Dualization 
Pennsauken and Maple Shade Townships 
Camden and Burlington Counties. 


Route 82 

Lehigh Valley Railroad Bridge and Pavement 
Reconstruction. 

Union Township, Union County. 


Route 35 
Shark River Bridge Extension 
Belmar, Monmouth County. 


Route U.S. 130 and Route 73 
Pennsauken and Cinnaminson Townships 
Camden and Burlington Counties. 
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eee OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960 
ROUTE U.S.1 (Brunswick Pike) 
TRAFFIC SIGNALS 


IMMEDIATE RELEASE 


Trenton, Jan. 12 - Motorists using Route U.S, 1 (the Brunswick Pike) between 
Trenton and New Brunswick will now be able to maintain a constant speed ef 50 m.p.h. 
as a result of traffic signal synchronization now in effect. 

There are 32 separate signal installations at intersecting roads and jug- 
handle turnarounds in the 19 mile stretch and the time cycles of each have been 
matched to the highway's legal speed limit. 

Im announcing completion of the new synchronized system a New Jersey State 
Highway Department spokesman said although driver convenience will be the most 
immediate and apparent result, an increased measure of safety to motorists will 
also be afforded. 

According to the spokesman, the increased safety will come through a reduction 
in the speed differential in vehicles, less standing stops on the roadways, and a 
curb on the tendency of drivers to exceed the legal speed limit. 

Those who do will experience a stop and go journey under the new light system, 
the Department says. If there are normal side-road demands on the signals 60 mile 
an hour drivers might easily have to stop at each signal. 

Signs advising motorists that the synchronized system is in effect will be 
posted beneath all existing speed limit signs along the stretch this week. 

The Department explains the mechanics of the system this way: 

The synchronization on U. S. 1 comprises what is called a "coordinated" 
system. This means that a rotating clock mechanism divides the time between 
highway green and crossroad green into segments. For example, the clock in round 
figures may be set for 5 seconds of green to the highway and 15 seconds of green 
to the crossroad. 


(more) 
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ROUTE U.S. 1 (Brunswick Pike) 
TRAFYIC SIGNALS 


There is no possibility of the light turning green to the crossroad until 
that 15 second interval comes around on the clock; and then, it will not turn 
green unless the detector in the pavement of the sideroad has been depressed. 

The Trenton to New Brunswick "coordinated" system is adjacent to two other 
similar systems on Route 1. One includes the three signals between Milltown 
Road and the Raritan River, while another extends from the River northward to 
Elizabeth and contains hO signals. 

The latest system is one segment of the overall U. S. 1 rehabilitation 
program, designed as part of the State Highway Department's continuing program 
of improvement of roads which have become outmoded, On this 19 mile section 
the Department has spent nearly $5 million in recent months, building over 50 
jughandles, a continucus concrete center barrier, hard-surfaced shoulders, and 


a wider, resurfaced highway pavement. 
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epee OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960 

route 17 - 2ridgewood Ave. 
Fublic Hearing 

,ergen County 


RELEASE THURS.P.M., JAN.7 


Trenton, January 7 - The New Jersey State Highway Department will hold 
a public hearing January 27 on a new overpass interchange at Route 17 and 
Ridgewood Avenue in Paramus, Bergen County. 

The hearing will be held in the auditorium of the Garden State Plaza 
Corporation on Route 4, Paramus, at 10 aem. 

The purpose of the public hearing is to give residents and other 
interested parties an opportunity to view Department proposals, express 
their views, and make constructive suggestions. 

Highway Department engineers will propose construction of a clover-leaf 
interchange to carry Ridgewood Avenue over busy Route 17. Incorporated in 
the new facility will be Glen Avenue and Zabriskie Place which will serve 
as interchange ramps east of Route 17. Entirely new ramps are planned west 
of the highway. 

All conventional vehicular movements will be possible between Route 17 
and Ridgewood Avenue, as well as the other local streets mentioned. 

Also included in the proposed project will be the closing of all openings 
in the Route 17 center island between Ridgewood Avenue and Midland Avenue, | 
also in Paramuse This construction will result in completion of the center 
island closing program on Route 17 between Route 4 and Ridgewood Avenue. 

The highway Department has set aside 91 million for this project with 


half of the final cost to be paid by the Federal Government. 


(more ) 
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1059 
Route 17 - Ridgewood Ave. 


Public Hearing 
Bergen County 


In the last few years the Highway Department has been improving Route 
17 to as near the "freeway concept" as possible by constructing overpasses, 
closing center island openings, and otherwise modernizing the road. In 


the last five years this construction has cost well over $6 million. 
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Pee OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1960 » 
Interstate Route 295 - Bids 


Gloucester County 


Trenton, January 5 - Public Constructors, Inc. of Blackwood with an 
offer of $3,116,053.75 submitted the lowest of ten competitive bids received 
by the New Jersey State Highway Department today for a major Interstate 
Route 295 construction project in Gloucester County. 

All bids will be reviewed by State and Federal engineers before the 
contract is awarded. 

The 1.7 mile long project will begin at Route 7 (Delsea Drive) in 
Westville, continue through Deptford Township, and end at Hessian Avenue in 
West Deptford Township. 

Construction will overlap a 6.4 mile section of 295 which is under 
construction from Warwick Road in Lawnside to Broadway in Deptfcrd Township. 
One of the two projects now under constructioi includes grading between 
Route 47 and Broadway, while the proposed project will provide for paving 
this stretch. 

From Broadway to Hessian Avenue plans call for construction of dual 
roadways of two lanes each, separated by a center island over 80 feet wide, 
flanked by twelve foot hard-surfaced shoulders. In interchange areas roadways 
will be three lanes wide to provide for better exit and entrance of Syier cites 
ramps « 

Paving will consist of a seven inch macadam base course and a three 
inch bituminous concrete surface constructed on a twelve inch subbase. 

A complete interchange will link the freeway with Broadway and Route 5 
(Gateway Avenue). The two streets combined will be accessible to or from 


the freeway in either direction. 
(more) 
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1960 
Interstate Route 295 — Bids 
Gloucester County 


Another interchange will tie in the freeway with existing U. S. 130. 

A portion of this route (northbound) will be relocated, the rest widened in 
the area, and local streets altered so as to provide residents unimpaired 
access to their properties. 

Motorists on either 130 or 295, moving in either direction, will be 
able to enter either highway without lights, stops, or left-hand turns across 
traffic. 

About two miles south of Hessian Avenue, U. S. 130 becomes the limited- 
access U. 5S. 130 Freeway. Completion or the proposed project will provide 
motorists with 15 miles of freeways from Copley Road in Barrington to Ue Se 
322 in Bridgeport. 

Ultimate completion of Interstate 295 will result in a non-stop freeway 
between Trenton and the Delaware Memorial Bridge at Deepwater. This modern 
road is planned as a major transportation artery for the growing Delaware 
Valley industrial compléxe 

As in all Interstate freeway construction, the Federal Bureau of Public 
Roads will pay 90% of all costs, the State Highway Department, the other 10%. 

With two lanes of traffic open at all times on Route 5 (Gateway Boulevard) 
and a minimum of four lanes open on U. S. 130, the construction will involve 
a minimum of interruption to traffic. While Broadway is being repaved in 
the immediate project area motorists will be diverted around the construction 


by way of Olive Street and Colonial Avenue to Gateway Boulevard. 


(more ) 
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1960 
Interstate Route 295 - Bids 
Gloucester County 


In order to maintain safety for both motorists and workmen, signs, 
traffic cones, barricades, and flares will be used as needed in the con- 
struction area. In addition, uniformed traffic directors and railroad 
crossing guards will be employed in all required areas. 

The entire project is to be completed in 250 working days. 

Other bidders include: E. H. Canuso & Sons, Philadelphia, Pa., 
$3121, 335.233; Peter We Kero, Ince, Carlstadt, $3,131,003.29; George M. Brewster 
& Sons, Bogota, $3,178,604.85; Conduit & Foundation Corp., Philadelphia, 
Pae, $3,301,661.88; Ole Hansen & Sons, Pleasantville, $3,331,538-.06; 
Glasgow, Inc., Glenside, Pa., $3,332,462.62; Elmhurst Contracting Co., 
Corona, New York, 3,355,028.06; Brann & Stuart Co., Trenton, $3,26,725.8h5 


S. J. Groves & Sons Co., Woodbridge, 3,396,631.58. 
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Poe or, PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


IMMEDIATE RELEASE 1959 
U. Se 1 Business 
Balustrades Bids 


Hudson County 


Trenton, December 30 - Kuchar Brothers of Montvale with a price of 
$26,195 presented the lowest of three sealed competitive bids submitted 
to the New Jersey State Highway Department today for a safety improvement 
on U. S.- 1 (Business) in Jersey City, Hudson County. 

Award of contract will be made shortly after all bids have been 
reviewed by State Highway Department engineers. 

U. S. 1 Business forms the lower part of a two-level road approaching 
the Holland Tunnel. Tunnel Street, a municipal avenue, forms the upper 
parte 

The proposed project, to be financed entirely by state funds, will 
consist of improving sight distance for turning motorists where Oakland 
Avenue overpasses the depressed U. S. 1 

Concrete balustrades now prevent pedestrians and vehicles on Tunnel 
Street from falling into the depressed highway, however, they also limit 
sight distance for turning motorists. 

Under the proposed project the balustrades will be removed on either 
side of Oakland Avenue for 60 feet and the opening into the depressed 
highway covered with a steel grid. 

It is expected that in addition to improvement of sight distance, the 
steel grid will eliminate danger of pedestrians and vehicles falling into, 
while it provides ventilation for, the depressed highway. Concrete curbs 


will prevent vehicles from entering onto the new grid. 


( more ) 
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U.- Ss. 1 Business 
Balustrades Bids 
Hudson County 


There will be no traffic interruption during construction cperations. 
The full lower roadway will remain open and on the upper roadway the pave- 
ment will be open at least 20 feet wide in each direction. 

The entire project is to be completed in 30 working days. 

Other bidders were: Schiavone Construction Coe, Ince, Secaucus, 


$31,469.00; Daniel Klockner, Jr., Inc., Rockaway, $32,87.00. 
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Ween OF PUBLIC INFORMATION 


NEW JERSEY STATE Sulnegl chad DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1959 
Rt. 35 Shark River Bridge 


Monmouth County 


Trenton, December 30 - The New Jersey State Highway Department will 
receive bids January 20 on repairs to the Route 35 Shark River Bridge in 
Belmar, Monmouth County. 

According to a Highway Department spokesman, at the southern end of the 
structure the earth fill beneath the bridge approaches has shifted slightly 
causing damage to the southernmost concrete bridge pier. 

Highway Department plans call for removing this fill and replacing it 
with a new 60 foot span resting on prestressed concrete piers and steel 
sheet pilings. A Highway Department spokesman said removal of the fill 
will relieve pressure on the damaged pier. 

The project will also include incidental improvement of the bridge 
sidewalks and railings. 


The entire project will be financed by state funds. 
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peeeeeee war PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1959 
Route 82 
Lehigh Valley RR Bridge 


Union County 


Trenton, December 29 - The New Jersey State Highway Department will 
receive bids January 20 on construction of a new Lehigh Valley Railroad 
Bridge and widening Route 82 (Morris Avenue) in Union Township, Union 
County. 

The existing short-span structure provides room for only two lanes of 
traffic, creating a bottleneck on four lane Morris Avenue. This old structure 
will be removed under the contract. A temporary span will carry rail traffic 
during demolition of the old and construction of the new bridges. 

Highway Department plans call for the new bridge to be 80 feet long 
from pier to pier, providing room for eight foot wide shoulders and four highway 
traffic lanes each ten feet wide. Existing sidewalks will be carried under 
the bridge. 

Also as a part of the contract the existing Route 82 pavement will be 
replaced with nine inches of reinforced concrete for about 800 feet adjacent 
to the new bridge. In addition, shoulders and storm drainage will be improved 
for over 1,300 feet from Green Lane northerly to a branch of the Elizabeth 
River. The width of the new pavement will correspond with lane and shoulder 
widths at the bridge. 

Costs will be shared by the State Highway Department and the Federal 


Bureau of Public Roads on a 50-50 basis. 
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Sere @F PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 959 
Garden State Parkway 
Chestnut Street Ramp 
Completion 


Union County 


Trenton, December 29 ~ The New Jersey State Highway Department has announced 
completion of the new Garden State Parkway exit ramp at Chestnut Street in 
Union Township, Union County. 

The 11 mile section of the Garden State Parkway between Route Ue Ss 22 in 
Union County and the Raritan River, Middlesex County, was built, and is 
maintained by the State Highway Department. The balance of the 173 mile-long 
facility is under jurisdiction of the New Jersey Highway Authority, a separate 
state authority. 

A Highway Department spokesman said the new improvement will be opened to 
traffic December 30. 

The new ramp was constructed to lead from the northbound Parkway to north- 
west bound Chestnut Street. Motorists were previously required to make a left 
hand turn in order to enter northwest bound Chestnut Street from the old single 
rampe Entry to the new ramp is a short distance beyond, or north, of the 
Chestnut Street overpass. The new ramp is numbered Exit 139A. The new ramp 
is 25 feet wide and constructed of a seven inch macadam base course and three 
inches of bituminous concrete surfacing over a stone subbase. 

The old ramp which connects the northbound Parkway with Chestnut Street 
was improved by addition of a concrete deceleration lane 500 feet long and 12 
feet wide along the outer edge of the Parkway. This ramp now serves traffic 


headed for southbound Chestnut Street only and is numbered Exit 139. 
This State Highway Department project was financed entirely by State funds. 


Total cost was $108,187. 
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Woe Oor PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1959 


Route 73 -— 130 
Interchange 

Camden and Burlington 
Counties 


Trenton, December 28 - Bids will be received by the New Jersey State 
Highway Department January 20 for construction of a modern interchange of 
Reutes 130, 73, and Haddonfield Road in Cinnaminson Township, Burlington 
County, and Pennsauken Township, Camden County. 

The proposed interchange will resemble a giant three leaf clover with 
a fourth leaf several hundred feet south to provide access for Haddonfield 
Road drivers with the other highways. 

Besides providing , for all conventicnal movements between the three 
highways, the interchange will also permit a motorist on northbound Haddonfield 
Road to enter either northbound 130 or 73 without negotiating any sharp curves, 
Stop signs, or cross traffic. 

The new interchange will also eliminate many narrow ramps and left turns 
across traffic which make the existing intersection both congested and out- 
dated. A free flow of traffic is expected as the result of the construction, 
together with reduction of hazards. 

Three new bridges will be a major part of the work. One will carry 
westbound 73 traffic over 130, while the existing bridge at that location will 
be extended to carry 73 eastbound over dualized 130 underneath. Another bridge 
will carry the dualized portion of 130 over Pennsauken Creek. The third will 
carry a long ramp, leading from Haddonfield Road to Trenton-bound U. S. 130, 
over Route 73 south of the interchange. This ramp will form part of the 
fourth leaf of the clover. 


(more ) 
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Route 73 - 130 Interchange 
Camden and Burlington 
Counties 


All ramps will be constructed with three inches of bituminous concrete 
over a six inch stone base courses 

In addition to the interchange itself, U. S. 130 and 73 will be widened 
to six lanes in the interchange area with the dual roadways divided by a 
concrete center barrier. 

Earlier this year Hilton Road, adjacent to the interchange, was re- 
constructed to facilitate movement through the area while the interchange is 
being built. 

Just south of the interchange Route 73 will be dualized as part of 
another project expected to get underway in the near future. Improvement 
of U. S. 130 in the Burlington County area has been underway for some time. 

All costs of the new interchange will be split by the State and the 


Federal Bureau of Public Roads. 
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) re or PUBLIC INFORMATION 


WNEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 
ROUTE 73 ADV. 
Burlington County. 


IMMEDIATE RELEASE 


Trenton, Dec. 22- Modernization of 3.2 miles of Route 73 in Burlington County 
will be undertaken by the New Jersey State Highway Department sometime after 
January 13, the date bids on the project are to be received. 

Plans include dualization of the entire route, additional storm drainage, 
and construction of 10 jughandle turnaround facilities and intersection improve- 
ments between the South Branch of Pennsauken Creek in Cinnaminson Township and 
the double traffic circle at Route 38 in Maple Shade Township. 

From the Pennsauken Creek branch to the Cinnaminson-Maple Shade Township 
line, about half a mile, the existing road will be widened to provide four traffic 
lanes with ten foot, hard-surfaced shoulders along the outside edges. The road 
will be divided by a 20 inch high concrete center barrier, of the type so successful 
on other State highways in eliminating head-on collisions. There will be four foot 
shoulders on either side of the barrier. 

Continuing for over a mile to Park Avenue, a 28 foot grass center island will 
divide dual roadways each 25 feet wide with similar shoulders. Then for another 
3300 feet the barrier curb will again divide the roadways which in this location 
will be flanked by concrete curbs instead of shoulders. The grass island will 
return to form the highway's center for the remaining mile of the project. 

Jughandles will be constructed in pairs at the following locations: Forked 
Landing Road; High Street; Woodlawn-Stiles Avenue, where the existing streets 
will be used in jughandle construction; Maple Avenue, where the turnarounds will 


be reverse jughandles; and at Fellowship Road. 


(more) 
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1959 
ROUTE 73 ADV. 
Burlington County 


Throughout the length of the project the existing concrete pavement will 
remain as a base, while widened portions will be constructed on a new six inch 
stone and bituminous base course. The entire highway will be surfaced with 
three inches of bituminous concrete. 

All jughandles and ramps will be surfaced with bituminous concrete. 


Costs of the work will be shared by the State Highway Department and the 


Federal Bureau of Public Roads on a 50-50 basis. 
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owe er PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 

Route 21 Freeway 
Completion 
Essex County 


IMMEDIATE RELEASE 


Trenton, December 17 - Another 1.3 mile section of the Route 21 Freeway 
in Essex County has been completed and will be open to traffic this week, 
the New Jersey State Highway Department announced today. 

This will make a total of 3.5 miles of the new 11 mile Newark to 
Paterson freeway completed and open to traffic, with another 1.8 miles 
under construction. 

Construction of the segment to be opened this week was begun in the 
spring of 1958 with the »2,800,000 cost split by the State Highway Department 
and the Federal Bureau of Public Xoads. It extends from Roosevelt Avenue 
in Belleville to Highfield Lane in Nutley. 

The new Freeway section, built between existing Main Street and the 
Passaic River, consists of two 38 foot wide 3-lane roadways flanked by 10 
foot wide hard surfaced shoulders. 

The roadways are separated by a 10 foot wide depressed center island. 

As an additional safety measure, a two-foot high steel beam guard rail was 
erected down the middle of the center island throughout the length of the 
project. 

Construction of the route as a Freeway means that there are limited 
points of access. Marginal development, such as residences or business 
establishments have access to Main Street, Belleville, and River Road, Nutley. 


No direct access driveways are permitted on the Freeway. 


(more) 
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1959 

Route 21 Freeway 
Completion 
Essex County 


Connections for each direction of traffic to and from Park Avenue, which 
is overpassed by the Freeway, are provided in Nutley. 

Early Route 21 Freeway construction resulted in improvement for 1.2 
miles between Clay Street and Herbert Place, Newark, now opene Another 
1.2 mile section from Herbert Place to William Street in Belleville has 
passed the public hearing stage with right-of-way acquisition slated for 
the near future. 

The area from William Street to Roosevelt Avenue, Belleville, was 
opened inthe fall of 1958 and adjoins the section to be opened this week. 

A 97-5 million contract was awarded last summer for extending the freeway 
past Route 3 to South Parkway in Clifton. Work on this contract is currently 
underwaye 

The additional five miles north to the alignment of Interstate Route 80 
in Paterson is in the preliminary stages with engineering studies for the 


Route 21 alignment in Passaic now actively underwaye 
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Peewee Oor PUBLIC INFORMATION 


NEW JERSEY STATE halal DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1959 
ROUTE 3 HACKENSACK RIVER 
BRIDGE - HEARING 


IMMEDIATE RELEASE 


Trenton, Dec. 15 - The New Jersey State Highway Department will hold a public 
hearing January 6 on plans for a new Hackensack River Route 3 bridge and approaches 
in Hudson and Bergen Counties, 

At the hearing, scheduled for 10 A.M. in the Huber Street School, Secaucus, 
department engineers will display maps showing the scope of the changes and 
describe the proposals. 

A Department spokesman emphasized that details will not be available on 
individual properties which may finally be wholly or partly within the Freeway's 
right of way. Such information, it was stated, could not be determined until 
Federal approval of final alignment is made and detailed right of way plans are 
developed. 

These proposals will encompass a project extending from the Paterson Plank 
Road in Secaucus to just west of Route 20 in East Rutherford and will include: 

1. A new bridge to carry all westbound Route 3 traffic; 2. Complete revision of 
the Route 3 - Route 20 interchange; 3. Improvement of the interchange west of the 
river with Grace Strect and several other local thoroughfares. 

The new bridve is to be located 900 feet north of the existing structure and 
will provide three extra-wide traffic lanes, plus an acceleration-deceleration 
lane connected with access ramps on each side of the bridge. | 

The existing two-way bridge, which crams five lanes of traffic on its 50 foot 
width, will be revised to carry all eastbound traffic only on three wide lanes 


with a wide, improved shoulder alongside. 


(more) 
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1959 
ROUTE 3 HACKENSACK RIVER 


BRIDGE - HEARING 


East of the river, in Secaucus, new ramps will join the proposed bridge 
approaches, and swing under both bridges to permit all vehicular movements 
between westbound Route 3 and local streets. 

Two proposed pedestrian overpasses in this same area will cross both the 
old and the new Route 3 roadways. 

West of the brid e new and re-located ramps will merge Route 20 with Route 3 
in wide sweeping curves. Construction of other connecting ramps and a new 
marginal road will permit all movements between Routes 3 and 20, and between 
either highway and local streets. 

Construction of this new bridge and its approaches is included in the Depart- 


ment's 1959-60 construction program, 
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Serpent OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1959 
Route 130 Drainage 
Completion 


IMMEDIATE RELEASE 


Trenton, December 10 = The New Jersey State Highway Department ann»unced 
today completion of a major drainage improvement on Ue Se 139 in Burlington 
Countye 

The old drainage system, outmoded and inadequate, was reconstructed 
along the dual highway for a total length of 1.75 miles. 

The most southerly section was 2,320 feet long in the City of Burlington. 
An additional 550 feet of new drain was installed in this section on Keim 
Boulevard northerly from U. Se 130. 

The next section was 1,430 feet in Burlington Township adjacent toe the 
Burlingten city line, followed by 4,025 feet in Florence Township, and 
1,420 feet in Bardentown Township. 

Reinforced concrete pipe was installed in all secticns, and the contract 
also included patching and other incidental improvement of road shoulders- 

This 100% State Highway Department financed project was begun in July 


with a total cost of 186,000. 
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wee Or PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1959 


ROUTE 208 COMPLETIEN- 


-¢ 


Trenton, Dec. 9 - The New Jersey State Highway Department announced today 
it will install temporary traffic signals at the Cedar Hill Read and Russell 
Avenue intersections on Route 208 in Wyckoff. The Department expects to have 
the signals in eperation within the next three weeks unless adverse weather 
conditisns intervene, 

The intersections are located within a 3.9 mile section of Route 208 that 
was recently completed between Cedar Hill Road, Wyckoff, and Colonial Road in 
Franklin Lakes. The Department will open this section to traffic Friday, with 
stop signs controlling traffic movements at all intersections until the signals 
are in use. 

Construction of permanent Route 208 bridge structures that will carry the 
two local roads as well as Grandview Avenue, also in Wyckoff, and Summit Avenue, 
Franklin Lakes, over the highway and eliminate the four temporary at-grade 
intersections, is scheduled by the Highway Department to begin shortly after 
January l. 

According to a Department spokesman surveys undertaxen by highway traffic 
engineers, in response te local requests, indicated a "borderline" need for 
the signal installations at the two intersections if the route were to be 
opened as a threugh facility from its peint of origin, Route in Fair Lawn. 

A 2,6 mile uncompleted portion of the route will bar its being opened 
as a through facility before late Spring or early Summer next year. However, 
the spokesman said the decision to go ahead immediately with the signal 
installations was made in order to furnish an "advance" measure of safety to 
the section to be opened this week and assure the signals being in operation 


(more) 
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1959 
ROUTE 208 COMPLETION- 


at such time as the 9 miles between Route ) and Colonial Road, Franklin Lakes, 
is put te through traffic use. 

Construction of the newly completed section was begun last Fall with the 
$1,200,000 cost shared by the Federal Government and the State Highway Depart- 
ment on a 2/3 ~ 1/3 basis. 

A single 2h foot wide roadway, which will comprise half «f an ultimately 
dual highway was built. Two traffic lanes, each twelve feet wide, are flanked 
by ten foot hard-surfaced shoulders. 

Besides the proposed construction of the overpass bridges, the Highway 
Department plans early continuation of the route northward to U.S. 202 in 
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